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Message Text 



UNCLASSIFIED 

PAGE 01 QUITO 02837 301535Z 
43 

ACTION ARA-10 

INFO OCT-OI ISO-00 EB-05 DRC-OI RSC-OI /0I8W 

1 13929 

R30I4I4Z APR74 
FM AMEMBASSY QUITO 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 0878 
AMCONSUL GUAYAQUIL 

UNCLAS QUITO 2837 

E.O. 11652: N/A 
TAGS: BEXP, BMEP, EC 

SUBJECT: MAJOR PROJECT: GUAYAQUIL PORT EXPANSION 
REP: QUITO A-1, 1/14/74. QUITO A-10, 1/31/74 

1. PALMER AND BAKER ENGINEERS, ON APRIL 22 SIGNED CONTRACT WITH 
GUAYAQUIL PORT AUTHORITY POR DESIGN AND ENGINEERING STUDY OF EXPAND- 
ED PORT. PORT AUTHORITY ISSUED WORK ORDER OF FOLLOWING DAY AND 
STUDY IS NOW UNDER WAY, ACCORDING TO ABNER BEARD, P & B REPRESENT- 
ATIVE. WORK WILL BE IN TWO PHASES: FEASIBILITY STUDY, EXPECTED 

TO TAKE THREE MONTHS, AND SPECIFICATIONS FOR ACTUAL CONSTRUCTION, 

AN ADDITIONAL FIVE MONTHS CONSTRUCTION OF THREE ADDITIONAL BERTHS 
COULD BEGIN EIGHT MONTHS HENCE, HOWEVER MORE REALISTIC TIME PRAME 
IS ONE YEAR. 

2. ALTHOUGH AWARD TO P & B WAS MADE IN JANUARY 1974, CONTRARY TO 
OUR EARLIER REPORTING CONTRACT WAS NOT SIGNED UNTIL NOW. CONTRACT 
WAS HELD UP IN VARIOUS GOE AGENCIES WHOSE APPROVAL WAS REQUIRED. 

IN LAS FEW WEEKS, COMBINATION OF INQUIRIES BY THIS EMBASSY, 

SPUR BY MINISTRY OF DEFENSE, AND SEVERAL ARTICLES IN GUAYAQUIL 
PRESS CRITICIZING DELAY, UNDOUBTEDLY HELPED IN GETTING CONTRACT 
SIGNED. BEARD ARRIVED GUAYAQUIL PORT AUTHORITIES AND CALCULATES 
FOURTEEN - MONTH EPFORTS HAVE COST P & B A SUM WHICH SUBSTANTIALLY 
REDUCES U.S. FIRM'S PROFIT MARGIN. 

BREWSTER 

UNCLASSIFIED 



NNN 
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Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 30 APR 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974QUITO02837 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7401 02-1 156 
From: QUITO 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t1974042/aaaaabnd.tel 

Line Count: 51 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION ARA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: QUITO A-1, 1/14/74. QUITO A-10, 1/31, /74 

Review Action: RELEASED, APPROVED 

Review Authority: WorrelSW 

Review Comment: n/a 

Review Content Flags: 

Review Date: 18 OCT 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <18 OCT 2002 by shawdg>; APPROVED <02 JAN 2003 by WorrelSW> 
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